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REPORT OF THE DIRECTORS. 


To mis ExCELLENCY, М. G. ORDWAY, 
Governor ој Dakota : 


Sır :—At the January session of the Legislature of 1881 ғар act 
to locate and provide for the building and government of a Terri- 
torial Penitentiary was passed, and approved February 8th, 1881. 
In accordance with section 2, chapter 104, of said act, Thos. H. 
Brown, and Richard H. Booth, of Sioux Falls, and Wallace L, 
Dow, of Pierre, were appointed as Directors. 

Section 7 of the same act requires the Directors to make a full 
and complete report of their.doings, which we herewith submit. 

Owing to the impassable condition of the roads during the 
spring of 1881 the Board was unable to meet until June of that 
year. The members having duly qualified, the organization of 
the Bogrd was then completed by the election of W. L. Dow as 
chairman and Thos. H. Brown as secretary. ` 

SELECTION OF THE SITE. 

“The Board at once proceeded to inspect the various sites sug- 
gested: Section 1 of the above act says: “ Тһе Penitentiary shall 
be located on a tract of land not less than eighty acres in extent;" 
* Shall be within а radius of one mile from the corporate limits of 
the village of Sioux Falls, Minnehaha County, D. T., and the cost 
not to exceed five hundred dollars.” Having given the subject of 
location due consideration we were unable to próture the required 
amount of land forthesum named. Two of the most desirable 
sites were selected, either of which would cost much more than 
the amount at our commandi One site was located on the line of 
the Chicago, St. Paul, Minneapolis and Omaha railway, the other 
on the line of the Chicago, Milwaukee and St. Paul road, Not be- 
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ing able to proceed further with our duties on account of funds, 


the financial difficulties were removed by an offer from the agents 


of both companies to make up the deficit should the location be . 
selected on their line of road. July 6th the site on the C. М. & 
St. P. road was selected on account of its superior facilities for 
water supply and drainage, the Sioux river crossing the southeast 
corner one hundréd and sixty-one feet below the grade line, and 
about nine hundred feet from the building. The point selected for 
the buildings is one and one-fourth miles north of the postoffice, 
and one-half mile from the corporate limits of the village. It 
overlooks the entire village, the falls of the Sioux and the sur- 
rounding country for at least ten miles in every direction. On е 
west the ground gently slopes to the Sioux river, one and one-half 
miles distant, and sixty feet below the grade line. 


The Chicago, Milwaukee and St. Paul railway crosses the land 
just west of the buildings, from which a side track has been 
constructed to the prison yard. This track was built by the com- 
pany free of any expense to the territory, and has proved of great 
value in the construction of buildings, the delivery of fuel, sup- 
plies, etc. ° | 


At this time the Board were informed that the appropriation 
of $30,000 made by the United States government for а Territor- 
ial Penitentiary at Sioux Falls, mention of which is made in sec- 
tion 4, chapter 23, laws of 1881, could not be used in the con- 
struction of the contemplated buildings, but the governmentawould 
probably erect a Penitentiary under its own direction. In view of 
this fact the Board consulted the proper officials in regard to the 
location of site and the practicability of constructing the build- 
ings in such a manner that they could eventually be made one 
institution. With this idea in view, eighty five acres of land were 
contracted for, and proceedings instituted to complete the desired 
result. During the month of August deeds were made by the 
owners conveying eighty-one acres of land to the Territory, and 
four acres to the United States government, payment being made 
as prescribed in section 1, chapter 104, laws of 1881, of five hun- 
dred dollars, and the necessary amount required as before men- 
fioned. An agreement was made with the Secretary of the Inter- 
ior by which the United States government was permitted to erect 
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one wing of the proposed buildings against the main building, 
using the walls of the same for one end of the wing; also giving 
the right to connect with the sewer outside of the buildings, the 
southwest line of the land conveyed to the United States: govern- 
ment being on a line with the outer walls of the main building. 
By this agreement the Secretary of the Interior paid to the Direc. - 
tors the sum of five hundred dollars, which sum was placed to the 
credit of the construction account, as our final report will show. 


PRISON BUILDINGS. 


In accordance with section 3, chapter 104, the Board advertised 
on June 4th, 1881, for plans and specifications for a Penitentiary 
building. None being received that merited approval, the board 
carefully inspected several Penitentiaries, and consulted with men 
of experience in the management of penal institutions. While 
the Legislature contemplated the erection of a wing only, for 
which the sum of fifty thousand dollars was amply sufficient, we 
could not see it to be for the best, interest of the Territory to expend 
the money wholly for that purpose. The erection of the mam" 
building seemed of equal importance, and we decided to under- . 
take this in connection with the wing, and to so construct the 
"building that future additions would not require the rebuilding of - 
any portion erected with this appropriation. The general plan - 
was agreed upon, and a member of the Board, who із an archi- 
tect, appointed to make plans and estimates under the instruction 
of the Board, with the following results: The contemplated struc- 
ture will consist of a main building for administrative purposes, 
two wings for cells, a building some sixty feet in the rear of main 
building to contain bath-room, laundry, solitary cells, female prison 
and hospital; between these'buildings will be the boiler-house. | 

In front of the main building will be a.dwelling house for the , 
warden, a corridor separating the two from the second story, leav- 
ing a passage way under the same. A yard wall from the end of 
the wings passing to the rear and enclosing sufficient room for the 
hospital building, railroad track and shops. "The plans for pres- 
ent use include the main building, one wing and a temporary 
boiler house. Before final adoption the plans were submitted to 
and approved by the Secretary of the Interior, so that the two 
wings would present a uniform appearance. 
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The main building is Afty-four by seventy-one feet; the walls 
are fort) «ive feet to top of cornice, The first story contains an 
entrance hall, lavatory, cook-room, cellar and two store rooms, and 
is eleven feet high. 


The, second story contains a guard hall running across the 
building, entrance hall, warden and deputy warden’s office in front, 
two guard rooms and dining hall in the rear, and is eleven feet 
high, 

The third story is twenty feet high, The front is designed for 
a chapel, which has direct communication with the cell-room ; the 
rear is in two stories, both of which will be required for the use of 
officers and guards. 


The wing, or cell-room, is filty-one by seventy-seven and ones 
half fect, and thirty-two feet to top of cornice. А block of cells 
occupy the center, leaving a corridor twelve feet wide on the sides, 
and fourteen feet at front end. There are seventy-two cells, each 
five feet wide by eight feet long and seven feet high, built in four 
tiers and connected by iron galleries and stairs. 


The specifications require the walls to be three feet thick, con- 
structed of Sioux Falls stone, lined with brick, leaving an air space 
between. АП angles and openings to be trimmed with best qual- 
ity of cut stone of light color; partition walls to be of brick tothe 
third story of main building, above this floor the inside finish is 
omitted. The roof, cornice and ventilators are of iron, the Hoors 
deafened, and the whole as near fireproof as the means at our 
command will admit. The necessary iron work is of the most 
substantial and approved design, and is constructed with special 
care, several improvements being introduced that add much to the 
strength and convenience of the building. The cell locks are 
made by L, М. Ham & Со. of Boston. The locks for the other 

‘doors, by the Yale Lock Co, of New York, | Nó attempt із made 
to produce an architectural effect by ornamentation, only striving 
to make the proportion ef the building and the harmony of its 
several parts as pleasing аз possible with the materials at hand, 
and at the same time to have every part constructed with good 
materials, substantial and durable in their character, bearing in 
mind the amount of the appropriation. 
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PROPOSALS, 


On July 80th, 1881 advertisements were inserted in the Press 
and Dakotaian, Dakota Herald Sioux Falls Press, оце Falls Pines, 
Sioux City Journal and Si Paul Pionee Press, asking for sealed 
proposals for the erection of the Dakota Penitentiary, in aceord. 
ance with the plans and specifications thereof. On August 30th 
the bids were opened and the contract for the masonry and car 
penter work was awarded to В, D. Silver, of Lincoln, Nebraska, 
for the sum of thirty-four thousand eight hundred and thirteen 
dollars and eight cents, (834,813.09) Mr Silver furnished the 
required bonds and immediately began work. Ме. В, H. Booth, a 
member of the board was appointed Superintendent of construc- 
tion and has devoted a large share of his time to the personal 
inspection of the work. 


October 7th, proposals were asked for the iron work complete, 
On the 19th the bids were opened—nine being received; the 
lowest being five thousand nine hundred and fifty (5,950.00) dol- 
lars, and the highest eight thousand and seven hundred and sev 
enty-seven dollars and forty cents, (83,777.40.)) The three lowest 

` „bidders refusing to qualify, the board decided to reject all bids 
and again advertise; six bids were received. On the 27th of 
Oetober Messrs. Martin & Anderson, of Yankton, were awarded the 
contract for the sum of six thousand five hundred and fifty 
(36,560.00,) this being nine hundred and forty-five dollars less 
than the lowest responsible bid under the previous advertisement, 
The contractor, Mr. В. D. Silver, succeeded in putting in the 
foundation before th › close of the season, and was busily engaged 
in procuring the material during the following winter. Work 
was begun early iu the spring of 1882, and prosecuted во that 
final settlement was made with Mr. Silver, September 30th, after 
a thorough inspection of the work as required by law. On the 
22nd of November the contract of Messrs, Martin & Anderson 
was completed and payment made in full. 


WATER SUPPLY. 


The contract of Mr. Silver called for a well eight feet in 
diameter and sixty feet deep, which was expected to furnish 
* sufficient water for present use; at this depth no water was 
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found, and the board decided to continue the search under thelr 
own direction, After reaching a depth of one hundred and 
eighteen feet only a very limited supply of poor water was found, 
and the well had to be abandoned. Аба point some five hund- 
red feet, from the buildings and fifty feet below the grade line, a 
sufficient supply of good water was found at a depth of fourteen 
feet, А eontiact was made with Messrs, Fairbanks & Morse, 
of Chicago, to provide a tank, wind mill, pump, and pipes 
sufficient to guarantee a daily supply of seventy-five barrels of 
water. This work has been done in the most satisfactory man- 
ner and will furnish water for many years to come, almost free 
of expense, The water is pumped to an elevated tank of nine 
hundred barrels capacity, situated outside of the buildings; from 
the tank the water із conveyed to the boiler house and distribu- 
ted through all parts of the main building and eall room, with 
hose connections on each Hoon, 


* 


SEWERS AND PLUMBING, 


Sewers of Akron pipe have been laid from the building and 
grounds to the Sioux river, a distance of nine hundred feet. The 
various soil pipes are ventilated through the roof of the build- 
ing. The plumbing із done with the best of materials, and con- 
sists of four bath tubs, two wash bowls, three water closets, a hot 
water boiler for the range, and several sinks and cesspool, 


HEATING APPARATUS. 


While the law did not contemplate the use of steam in heating 
the buildings it seemed a waste of money to furnish stoves for 
this purpose, Proposals were asked of several parties for the en- 
tire heating apparatus; the proposition of Messe, S, L Pope & 
Со, of Chicago was deemed the best, and contracts were made 
with them July 2ist 1332, 


The low pressure direct radiation system was adopted. The 
boiler is of sufficient capacity to heat the main building and both 
wings. The fuel used is best hard coal The entire apparatus 
works in the most perfect manner, keeping an even temperature 
throughout the buildings. 
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COOKING APPARATUS, 


The eooking apparatus consists ої one Richardson & Boynton 
range seven feet in length, one large sized iron bake oven, and 
three steam kettles for cooking vegetables, 


VENTILATION, 


Every room in the building has one or more large ventilating 
tines with suitable iron registers; cach cell has a separate ventilax 
ting flue running up toan air chamber over the block of cells; the 
roof is provided with self operating iron ventilators of approved 
design; fresh air is admitted to the cell room as required, by down 

“draft fues under each window. 


REMOVAL OF PRISONERS, 


In accordance with Section 1 of Chapter 105, law of 1881, we 
gave notice November 17th, 1882, “that the building was in readi- 
ness to receive the prisoners now at Detroit,” and requested an 
order for their removal, which was duly received, and on Decem- 
ber 18th twenty-nine prisoners were transferred from Detroit, 
Michigan, into the building, under charge of Mr, О, М. Koehler, 
. ‘as Warden, Mr, Koehler was for several years an officer at the 
Detroit House of Correction and brings to us the same excellent 
system of prison management so successfully adopted at that in- 
stitution, as well as a personal knowledge of all the Territorial 
prisoners. The balance of the prisoners at Detroit will be re- 
moved early in the month of January. 

Considerable work on the inside of the building was omitted 
in the several contracts as well as the grading of the grounds, in 
order to furnish employment for a portion of the prisoners during 
the winter, 


The matter of prison labor has been very perplexing to the 
Board. The great expense of machinery for any manufacturing 
purpose that would employ so many men and the expense of 
freight toany wholesale market prevents any satisfactory way out 
of the difficulty in this manner. 


The general advice from prison officials is to avoid the contract 
system if possible, many claiming that one-fourth more labor is 
performed where the prisoners work under the direct charge and 
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control of the Warden. After careful investigation we would 
recommend the employment of the prisoners in the stone quar 
ries and in the construction of the future buildings and prison 
walls, under the direction of the officer of the prison, This will 
require but a small outlay for tools and machinery, end will keep 
the prisoners at work until some' more practical industry devel- 
ops. 

The Territory now owns а small quarry near the foot of the 
bluffs and adjoining the railroad. An additional tract of land 
ean be procured at a fair price and the werk begun early in the 
eoming season. 

| CONCLUSION, 

The directors feel unable to give a satisfactory report of the 
disbursements of tho several funds at this time ; the recent open- 
ing of the institution with its many unusual expenses and the 
unfinished condition of the heating apparatus prevents final set- 
tlement, and is our reason for the delay. We beg leave to make 
a supplementary report early in the month of January, giving a 
detailed statement covering the several contracts and disburse. 
ments. We can state, however, that the funds will be sufficient 
to pay all outstanding bills, 


The Directors are gratified that they are able to record that no 
accident has occurred to any of the large number of workmen 
employed upon the several branches of the work, and that settle- 
ment has been made with every contractor as soon. as his work 
was finished, ~ 


We have made it our constant study and aim to provide-for the 
Territory, the foundation at least, fur one of the best penal insti- 
tutions possible for the money placed at our disposal. — ` 

We would especially call to the attention of your Excellency 
the importance of the necessary appropriations in order to con- 


tinue the work and meet the current expenses forthe next two 
years, an estimate of which we herewith submit : 


For pay of Warden Sse a sake vac ОРОС ССО ЕТСЕК О 4000 00 


For pay of Physician and Мейісіде `... esses os %5%%%% AXASSSASSAS учас 1,000 00 
Жох pay of Officers, Guarda, Overseers and Watchmen, СОСИСКИ 26.500 00 
Far maintenance ot Prisoners and tor Board of Otleets and Employes , —— $3,400 00 


For the necessary Lights, Fuel, Pay of Directors, and Clothing for Prisoners .... 11,915 00 
For Teama and Farming Implemehte ess. ТТТ 2,500 00 


arn, 
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For Clothing, Cash and Transportation of discharged convicta оли 
For Ineidental Bxpenace of Penitentiary sses ssia ааваа заказа innate 
For Temporary Yard Wall Building 41153213315 32324344151 заз 1323 $8803 5 5 ВАЊА ВАТА 
For Yard Wall at QHARFS sneer nee st trans 
For Machinery and Tools and Quay ues ss on vv oat sation 
For Additional Land for Stone Quam AVA x цуцла ци ва ЗА 463 4443 48 1111 АА ВАЛ з 

For Finishing and Furnishing the upper story of mata building. A aran 
For Boiler House, Laundry, Hoapital and Female Priaaa s. асаалаа 
Tor Reaideneoe for Wanden..,...... 1Y4 АЛВА поете Ы 9 15514 ESE ETHEL 4514 449 8140 485 

Vor Steam Heating and Plumbing for main building, Hospital 5 Reindenee,. sus 
Yor Furnishing Warden's House... seen, ААА бота 4 4494 84 465498 454 


6, 
por 90% зе ее % 


Should the Board be able to utilize the prison labor аз suggest- 


ed, we estimate the value of the same to be not less than thirty- 


five thousand dollars. 
Respeotfully submitted, 
WALLACE L. Dow, 
R. H. Воотн, 
Taos. Н. Brown, 


Uivectors of Dakota. Penitentiary. | 


Sioux Falls, D. T., Dee, 234, 1882 


PINANCIAL- REPORT, 


То His ExcgLLENCY, N. G. ORDWAY, GOVERNOR: 


Sir :—We herewith submit a full and complete financial report 
of all funds placed at the disposal of the Board of Directors of the 
Dakota Penitentiary, and the amounts expended under the several 
appropriations: 

APPROPRIATIONS AND RECEIPTS. 


Act of February, 1881, appropriation for construction ........... .. $ 50,000 00 


Premium on sale of boñds................... DES 1,522 50 
Aet of Ее. гпагу, 1881, appropriation for salary ot Warden. де : 3,000 00 
Act of February, 1881, appropriation for SERT Warden and 
обһегетріоуев......................... 8,000 00 
Act of February. 1881, appropriation ‘for рау “of Directors and 
incidental expenses................... soe is 7,000 00 
Act of February, 1881, appropristion for НА Зеница of bison: з 
era, Clothing, 4с.,..................... к: de .5 000 00 
Received from sale of land to United States................. sece 500 00 
$ 70,022 50 
% 
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Date. gud To Whom Paid. 

1881—July 8 5 Board of Directors... 
Nov. 1 R D Silver........... 
Dec. 16 12 Coughran Є McMar- 
biles oe oret 
Dec. 16 13 ТВ Hawley.......... 
Dee. 26 14 Bowen & Kingsbury 
Dec. 80 15 ВН Booth........... 

Dec. 30 16 WH MoeVsy........... | 
Dee. 30 17 Board of Directors... 
Ree. 81 18 WLDow............ 
" Dee 31 19 WH MeVay......... 
1882—Jan. 81 20 Board of Directors.. 
Feb. 16 ` В D Silver........... 
March31 24 ЕН Booth............ 
April 29 R D Siver.............. 
April 29 27 ВН Booth.............. 
Мау 18 29 WH MeVay......... je 

May 18 RD Silver...............' 
May 18 Martin & Anderson. 
June 2 82 RH Booth. ............ 
June 2 R D Silver............... 
June 8 R D Silver ........... 
June 9 93 RD Silver.............. 
July 1 85 RH Booth............ š 
July 3 R D Silver............. 
July 78 В D Silvêr.......... 24 
July 22 861 Вошеп & Kingsbury 
1881—Aug. 1 99 Board of Directors... 
` Aug. 1 40 RH Booth........... 
Aug. i RDSilver........... 
Aug. 1 Martin & Anderson... 
Aug. 16 R D 8ilver............... 
Sept. 2 41 ВН Booth............ 


STATEMENT 


Of Disbursements from Construction Fund. 


ғ 


On What Account. Amount. 
Purchase of land...... $ 500 00 
Contract superstruet'n 2,200 00 
Legal serviees...........- 75 00 
Surveying............ oee 77 15 
Advertisirg.............. 65 00 
Supt. of Construetion. 265 00 
Advertising bopds.... 73 55 
Seereportof'Treasurer 117 80 
Plans & Specifications 620 49 
Printing bonds........... 68 80 
See report of Treasurer 94 00 
Contraet........ ИЕ 2,745 00 
Superintendent......... 70 00 


Contraet.............. 9,000 00 
Superintendent........ 90 00 
Advertising ............ 14976 
Contraet................. ... 2,000 00 
Contraet for iron work 8,000 00 
Superintendent ......... 130 00 
Contract.. ............... 2,500 00 
Contraoet...... ........... 1,000 00 
Foundation watertank 268 47 
Superintendent........ 180 00 
Contraet.................... 5,000 00 
Contract.... ., ........ 3,000 00 


Advertising........ 2.. 2650 
Seereport of Treasurer 1,017 78 
Superintendent........ 125 00 


Contract... . .......... .... 2,000 00 
Contraet.................. 1,500 00 
Contraot................. 9,000 00 
Superintendent....... 185 00 


Date 


Jan. 
ME 4 


Sept. 2 
Sept, 18 
Sept 18 
Sept. 21 
Sept. 30 
Sept. 30 


Sept. 80 
Sept. 80 
Sept 30 
Sept. 30 
Oct. 16 
Nov. 1 
Nov. 1 
Nov. 1 
Nov. 22 
Nov. 22 
Nov. 22 
Nov. 24 
Dec. 9 
8 
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No. Voucher, 


To Whom Paid 
В D Silver..... ...... 
RD Silvef............ 
Martin & Anderson. 
В D Silver.......... . 
LM Ham 6 Со..... 
Fairbanks, Morse & 


О,.......... э эз грев 


ВН Booth............ 
В D Silver...... ... 
R D Silver............ 
в D Silver........... 
SI Pope & Co....... š 
T O Hills... ........ 
Yale Loek Co........ 
ВН Booth........... 
Martin & Anderson.. 
S I Pope & Оо...... 
Martin & Arderson. 
Board of Directors... 


й 


On What Account, Amount, 
Contruoet.................... 4,000 00 
Oontraet................ .... 1,000 00 
Contraoct................. 1,000 00 
Contraet......... ......... 1,800 00 


Cell locks... .... esses, 987 75 
і А 

Windmill, tank & pipe 966 23 

Superintendent........... 180 00 

Сопёгаеё.................. 868 08 

Brick, cement Жо ........ 585 01 

Lime. ("——————— 60: 00 


Heating and plumbing 1,000 00 


Galvanized ironwork... 50-00 
Locks foriron doors.... 92 10 
Superintendent.......... 96 00 


Contract. ........... .. 1,050 00 
Heating and plumbing 1,500 00 


Contract................... 085 00 
See report of Secretary 880 33 
Superintendent .......... 80 00 
Heating and plumbing 220 00 

$51,888 90 
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STATEMENT 


Of Disbursements from , Director's Fund. 


ec No: Voucher. By Whom Paid. | Оп What Account Amount 

July 7.... 1 W L Dow............ .........Services as Direetor...... $ 299 00 

(PH 2 ВН Booth...............- do . do Cuius 898 70 

7.... 8 Thos. H Brown ............. do до ..... 443 95 

8...... 4 Board Directors .............. See report of Treasurer 150 00 

Осі. 1...6 ВН Booth................... Services as Director ...... 425 40 
disse d Wl Dov........... ........ do do .... 98010. 

7.... 8 Thos. Н Brown............- do do us 292 60 

Вен 9 W L Dow ...... ...... ........ do do ... 98 00 

31..... 10 ВН Booth................... до до SEN 40 00 

31...... 11 = Thos. Н Brown ........... ... do do с 72 00 

Dec. 1....12% W Li Dow ... ................... do do ...... 20 00 

E: loe 184 RH Booth........... do do 20 00 

lise 4% Thos. Н Brown .............. do do ...... 62 00 

1882 u 

Mar. 81 21 W L Dow ge S do do . 199 00 

81 22 ВН Booth...................... do do ¿u 25 00 

31....93 Thos. H Brown...........- do do  .... 16640 

, Ар? 29....25 W L Dow... .... ........... do ^do РАУ 49 00 

d 29...... 26 ЕН Booth.... .. .......... do do, .... 15 00 

29....28 Thos. Н. Brown............... do do ..... 20 00 

June 2....80 W L Dov...................... do do 589% 49 00 

p. UE 81 Thos, H. Brown............... do do .... 100 00 

July 1......84 WD Dog ................... do do ... 49, 00 

Los 96 Thos. H Brown ............... do do .... 100 00 

Aug. 1....97  WiLDow............... dO do  .... 201 60 

1...88 Thos. H. Brown ............. do do .... 214 60 

Sept. 2......42 WL Dov.................. do do E 52 00 

2.....43 Thos. H Brown ....... салбар do qo ..... й 75 00 

30....48 W L Dow.......... НИР do do ка 72 00 

30....50 Thos. H Brown ........... do do соза 85 00 

Oct. 81......58 W ШРот................. do do .... 19200 

Nov. 1...... 56 RH Booth............... do do ы 55 00 

Lus 57 Thos. H Brown ............ do do ` unos 180 00 

24......61 ^ Board of Directors .......Зее report of Treasurer. 941 $8 

—8—. 


| 
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| Í 18 DAKOTA PENITEÑTIARY. 
1- ^ ' 
: Date. Мо. Voucher. ' By Whom Paid. On What Account, Amount. 
| ` 94.....62  Richardson,Boynton & Со Cooking Apparatus.... 468 25 
| А Рес. 2....64 ЖІ, Пож......................Зегтісев ав Direotor..... 57 00 
| 9.2.165 RH Booth ................. йо do ..... 72 00 

2......67 Thos. H Brown..... дауга do do ..... 152 00 

1883 wie, 
| Јав. 3.....10, SI Pope & Сом... Heating ................... 1,124 89 
І Mas KC WE DOW SS Services as Director...... 72 00 
| 11,.....73 Thos. Н Brown......... .. ао do .... 5000 
| 11...74  RHBooth................ do до  ... 6500 
| | $6,590 37 
| 
| 
| 
{ 
| 
i 
і 
1 
M 


pv ——— H—— ою 


REPORT OF TREASURER. 


Sioux Farıs, D. T., Jan. 20th, 1888. 
Boarp ок DIRECTORS: 


Gentlemen :—I herewith submit my report as Treasurer of the 
| Board of Directors. 
і Respectfully, 


Тноз. H. Brown, 


Treasurer. 


Г 


Date, Хо. Voucher. 


July 1...... 4 
бес. 80....17 


` RECEIPTS. 


From What Source. Amonnt, 

Cash from Directors Fund .......................... e$ 150 00 
є pr Construction Fund..... — MED ЦЕ 80 

“ * Construction Fund ......... UTI id 94. 00 
*  *" Sale of Land to United States ......... 500 00 

“ * Construction Fund .................. 1,017 78 
“ “ Construction Fund ...................... 880 83 

Е “ Directors Ғапа......................... 7 941 58 


$2,500 99 


ki 


DISBURSEMENTS. 


Date. To Whom Paid. 


1881 

July 5..А Р Fleetwood................. 
“  5,.B О Kimberly............. ....... . 

Aug 30...В J Booth.......................- 

Sept 1...Isaac Emerson................. 


“4 — 1...A Petterson.. ...... 
* 1..МЕ Phillips & Co... . 
“ 1..8 М Beare & бо... PAR . 


« 1..5 T Dunning.................. 
є 14..СК Howarñqd....................... 
“ J4..Dakota Herald................ 
Ось 8...1ваас Emerson.................. 
* 18...А Petterson..................... 


Nov Ed О SSwensun ........ "ED 
“ ..О Walts... 194.......... 
“ ү .. Bowen & Kingsbury.... 
^. 17..С O Natesta.............. REA 
<“ 80...W С Boyce & Co............. 
Dep 27...Cald well & Stahl............ 
1882 


Jan 4..НІ, Hollister Cashier. ......... 


« T..Sioux City Journal............. 
° “ 7... Pioneer Press Co.... ........... 
«7..2 Р Негтіск..................... 
* 24...Norton & Murry............. ..... 
« 80..Н J Whipple,....... ....... ...... 
© Si. BJ Booth....................... 
Feb 4..ОК Howard treasurer.,...... 
May 3...Іѕаас Emmerson.............. 
є ]19..Ameriean Express Co......... 
“ 27...H J Whippte.................. 
“ 27..W Н Согвор.......... ............ 
ı “ 29...О М & St Paul By................ 
“ .29...O 8t P M & O Бу... ..... 
“ 99...Labor as рег receipts... ERR 
June 3...0 S Вчепвоп.................. 


“ 8...0 В Ex Co.,....... ener m À 


On What Aocount. 


Postage and Stationery....$ 
Letter Heads............... 
Table for office................ 
Rent of office................. 


Chairs for office.............-. 
Stationery................. 
Copying press and book.. 
Curtains for office............ 


Matting for office............ 
Adv for plans.................. 
Rent for office ...... m 
Frames ............. ...... 

Stove & pipe.. T— 
Sarveying................... 2... 
Adv for plans..........-. 8.4... 
Recording Deeds............. 
Сов!,...................... 
Adv for plans and printing 


Interest on money to pur- 
Chase land................ 


"Advertising. о з 6565009509 p 7*9» ee 


do зовет вов Kee EEN .... 
BlaekEsmithing................. 
do КИИРИИ 
Labor оп well.. И 
do бо ............. 
Taxes on land................ 
Rent of office. ..............-. 
Ex on beds ................. 
Labor on well........ ... 
Freight on tank tower...... 
Freight on water pipes... 
do tank and well ..... 
Labor on tank and tower. 
Tools and hard ware........ 
Ex on loeks..................... 


Amount. 


8 80 


194 92 
11 28 
1 40 


x 


99 


Date. 
1882 


DAKOTA PENITENTIARY. 


To Whom Рай. 


TUNE 19...07 G Strahorn s 


“ 
“ 


« 


88. Ў В Hawley, АА ААА 
33. .В G Paley. ... 4 өле 
24...Labors as per reeeipta........ 
Sh, Sioux Falls Ties. e. 
DÄ. D Donahue. SESE Eee 4 4 685088 


June 30...0 W Hubbard... sss 42... 
July 1..Labors аз per reoeipta,......... 


“ 


xç 


6 


SB J Booth... ASASINA 9$ $31 6 4 199 
11...0 S Swenaon., лол 
li..Leavitt & Vineeunt............ 
“шо М & St P Ry Об SRO 
21... Stungham & @Gillott......... ao 
97... B Hawley.,................. 
31...Реск & Campbell... eese. 


Aug 1-Х В Phillips & Co DIOU 


“ 


“ 


3... Fred ў Taylor. лаки 
4... Isaac Emerson ***3*V119* 1393929 145545 


..0 W Hubbard ААА 


16. © M % 5% P Tyson tees 5 


15... Tuthill & Ring, oem 
28...Laborers as per receipts.. 
81...W U T Оба хо у VISES 
Sl. Am Ex Oonan nun eee 
91...A T Fleetwood, csse 


Sept 8..0 М & St P REISS ъф 24444 


“ 


“ 


M LL Am Ex OO uas. SCC cae ey 
25... Б Ееее... 
99, .0 S Ex QU as RAE A $ 
9...0 M & St P Ry... в. ss sos 
A. Sioux Malls Pub Oo............. 
JW B Willie cesse ss es 
1..0 M & SEP Ву. ель 
9...W © Boyee & Oo.............. 
b. "l'elephoue Bxehange............. 
18.0.8 Ex On... enn a... 
21...Place Bros. ВАЗА] 
Si... Peek & Campbell... sese 
81..0 S Ex Созуно. sas 
SLAW E Willey. see 


Nov 1..AÀ Petterson & Mon... sss A ban 


“ 
“ 


1...Іваао Himerson...... eee 
1. Telephone Exehange. ....... 
1...7 @ Strahbhome....... ча 144505. 5 
8.0 St. РМ & O Ry............ 
8..А Û Aundergon.................... 
8...@ео \ Parker... ** S iet ot 


On What Account, 


і 
Cartage. KKK 
Surveying ДЕЗАЗААА 3 9 4 4 19958 455 
Cement... *Y$* 199 4 5 4 4 4 4 4 5 555 
Well and ditob.............. 
Advertising eS USEC TYUCC 5 € 
Boek for well, п он 
Water pipes and fittings... 
Water works vs uss sas 
Labor on tank and well... 
Hardware. 54484 404406 559454 q5 4 4 44 5 
дө ЛАТ 4 4 4 44 44 44 Ај К! 
Freight on looRa........... 
Water ріре...... тат 4 5 6 4 445 
Surveying «eee 
Livery ТТТ 
Paints and обвини 
Hardware... чн eee 
Rent оѓо ое, нь эмм 
Pipe and ñtting8a........... 
Freight on iron eorniee,.. . 
Lumber for tank and tower 
Labor on water works... 
Tolegrams 598558180412 4444 044 3419 
Ex on blankets.............. 
BUDE cocer rer tet 
Freight on bed8.......... 
Exon bed ............... 
Labor on tank. ........ 
Ex on loeks, o sons 
Freight ou elevator «s 
Blankg........ saan 
Lugerg a a se РТРК сар 
Freight on Range... onu 
Оой оаа a 


Rent of Telephone....... ` 


Express and Exchange... 
Cartage.......... SASSI 
Livopy........ eee 
Ex on prison regiater....... 
Livery $*95**39 4 4 4 33919369 5405 АУА 
Mattress, Lie моли нии 
Rent of Oftlee.............. 
Rent of Telephone., sa 
Cartage eene 
Freight оп ehaira........... 
Еке Ој... ъъ ъа. 4 4 494454 
Work on ventilators... 


Amount, 


$ 75 
20 00 
13 50 
43 50 

5 65 
59 95 
14 07 
99 00 
68 09 


P 


DAKOTA PENITENTIARY. 


Date, То Whom Paid. 
1889 


S 13,..0 M & St P RFs сә. 
16..Р O Shannon. ess sus 

* 90.0 11 & SEP Ву но 

* 894...Pioneer Presa Oo.................. 

* За W O Воусе & Oo................ 

“ ЗМ B Phillips & Qo............. 

“ 4. Sioux Falls Pub Co............ 

- 29 AM BS OO ss sone 

м Ок Howard... acus N RN 54 155554 
Dea 1..Oshkosh Lumber Co. ....... ... 
“4 1l..Sohaetgel & Monroe... ... 
D 1. T BMaMartin........ run 

“ 1... Telephone BixoÑbanage............ 

“ 90. ТАКИ & FEong................. 

“ 20... Wilkes & Wella .................. 

« да, m j W Reedy. ле 196 з 6 6 6 91.936 


On What Account. 


Freight... esee eee 
Legalaervieeg................ 
Freight Закс tno at 
Prison Rogiater.............. 
Coal and wood... sues: 
Stationery ASS 44480 855944 4545 
Stationery and pnnting.... 
Rxpreas on Looks ........ 
Tieking os, Baers 343554. 
Finishing Liumber.......... 
Livery aud eartage. . . «a... 
Legal Sorvioeg................ 
Rent of Telephone. ,,, 
Finishing Lumber ........ 
Legal Services... eese vn 
Blevator.. unu ves .... 


Cash on hand ААН зм 4009096 19090990049 291093332095 511111111] 


Orrice оғ BOARD or DIRECTORS, 


$2,800 99 


Sioux Калла, D. T, Jan. 20, 1883. 


We hereby certify that we have examined the above report ` 


and approve the same. ^ — 


W. L. Dow, 
R. H. Воотн, 


Directors Dakota Penitentiary. 


STATHMENT 


Of Disbursements from Employes Fund. 


On What Account. 


Pay Roll of August and September... ann 
Pay Roll of October... өөө soe eee ewes tn 
Pay Roll of November... Leeson зов EEN вв овен ЕНЕНЕ 
Pay Roll of Deeember......................................... " 


$ 1,525 90 


Ж 
STATEMENT 
Of Disbursements from Warden’s Fund. 
| | ү 

Date, To Whom Paid, е On What Account. Amount, 

һ 1882 
Nov. 28 ОМ Koehler.............Services ав Warden, October......8 195 00 
Nov. 28 . do до November.. - 125 00 
а Пес. 80, do . do December... 195 00 
А | $ 375 00 

hai 
| 
Да 


Date 
1882 
Sept. 30 
Nov. 24 
Nov. 94 
Nov. 94 
Лес. 20 
Dee. 30 
“ 
“ 
$$ 
$6 
6 
“ 
£6 
[17 
$$ 
$6 
“ 
“ 
4 
зе 
“ 
46 


* 


STATEMENT 


* 


Of Disbursements from Subsistence Fund. 


To Whom Paid. 


Union Wire Mattress Co...... 
Markley, Alling & Co ......... 
Fairbanks, Morse & Co...... 

E E Eaton. 
Jas. Nicholson... 


..99.9600 «гегвевеее 


SOV EER sees ь о 


Markley, Alling Є Co........ 
Yale Lock Co .... 
W С Boyce & Со.............. 
T. Y Cockrane—estate......... 
A Petterson & Son 
ТО Dixon................. i vec 
L D Dunning .................. 
N E Phillips ................. 
О Р Swenson.................. 

Е Larson 
Leavitt & Vincent. 
Sioux Falls Pub. Co............. 
D Donahue... 
Wm. Van Ерб................... 
M. Serin ..... ..................... 
СМ Koehler ............ uda 
Briggs & Robinson... ............ 
Lewis Вгов................... 


w“. ....... 


“...%йг:вешвшаеокеовезаәзәгевее 


"9... 4. 4. . .99 


*e995*59^*»^^»o* ^ ооо о 


Ор. What Account, 
Beds... 


Amount, - 


5.............Ф025 00 
Hardware & Cooking U... 278 98 
Scales ..................... 18 25 
Fire Avni aos 2...... 178 85 
Clothing, Bedding, and 

Blankets..............1552 30 
Напа Cuffs and leg irons o А 
Locks. . š 


one ........ 


Coal ЕНЕГЕ Ве ^i 
ИНЕ: азун такайы 6 00 
Furniture and Bedding... 213 60 
do do 37 75 
Tamps.. "T . 29 90 
Е Stationery ‘and Medicine. 36 30 
Tin Ware ..................... 64 49 


Тїпаге................ ....... 9244 
Hardware '................. 69 21 
Printing Blanks.. 18 25 
Brick for Rauge & Boiler. 65 30 


Groceries......... SE EEN 814 85 


Groceries and Crockery... 253 84 
Miscellaneous as per bill. 53 66 
Iusuranee................ 50 00 
do оо ооо BOAHHOTES 50 00 
$4,494 07 


ы STATEMENT 


- Showing Present Condition of the Several Funds. 


For construction. . аларына: 


Amount drawn frames same.. 


Balance remaining in fund... зрання 


For Directors . use ыны КОТ i DNE 


Amount drawn [гош game.............. > 


Balance remaining іп fund ........... š 


For етшріоуея.............................. 


° Amount drawn iram same. m 


Balance remaining in fund... €— 
For Warden’s salary .................. 


Amount drawn from same........ 


Balance remaining in fund............... 


For subsistence, clothing, ete ... ....... 
Amount drawn from same.............. 
Balance remaining in fund............ 
For land to U. S. in hands of treasurer 
Amouut drawn from sgaine....... . . . ...... 
Balance in hands ої treasurer............ 


Total disbursements..... 


Appropria- 
tions. 
$51,522 50 


7,000 00 
3,000, 00 
8,000 00 


5,000 00 


500 00 


Disburse- ° 


ments. 


$51,388 90 
6,590 87 
1,525 90 

875 00 
4,494 07 
489 45 


$64,813 69 


РА 


D 


Bal, іп 
Fund, 


$133 60. 

409 63 
1,474 10 
2,625 00 
. 505 98 


а 


60 55 


L i 


5,208 81. 


64,813 69 


%70,022 50 


т ж sr зе Ple v 


Maimre a 


з 


RECAPITULATION 


` Showing Total Cost of Land, Buildings and Fixtures under the 
. following heads. | 


ј Purchase of Land. эро бое фенов rees e ев. CHP вод вове ооо о 406090 89 ао оа воо 06006 00 500 00 


Plans, Specifications and Surveying... .... -- ........ ................. КРАН 745 89 
Advertising Printing and БайЙопету........................................... ose ... 608 11 
Legal Негуісев........ ............... o NOE NAE ا‎ вн вак ено E б 
Рау of Directors, ойїсе rent and furniture....... сымды es тарады а eeosesesses ... 4,186 90 


г Contract for Superstructure...... ........ РОЧ оваа ғас) Sos sonantes saos сове е. 84,118 08 


Contract for iron work and LOCKS ....................................... --... ........ » 9,002 68 


Water Sapply sses A KENE ENEE NN VE AEN o e oor eri ове а EE EE ee RETE 
Heating, plumbing and cooking арратайпв..................... -.......» sos senno. 4,486 00 


И E E ҚЫ АРБА —€— vezes ous’ п РИН Ы E ESTE 


Interest. and $4x08.......-.21:: е оова i d cease woes hb ео чо Чень 
Miscellaneous items........ ....... ее а 


Trusting the above report will fally explain the financial соп- 
dition of the Penitentiary funds and will meet with your endorse- 


ment, : | 
We аге yours, most respectfully, 


W. L. Dow, 

Б. Н. Воотн, 

Тноз. Н. BROWN, 
Directors Dakota Penitentiary. 


